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The railroad bridge &rer the Elbe River near Boamitz was demolished at the end of the 
war Q Approximatelj^eO^meters of the super structure of the bridge were destroyed and 
the truckage on the east side^of the structure l?as di ManttbcH^- j 

The reconstruction^olt the railroad viaduct over the Neisse River in Goerlitz is making 
only slow progress* On 12 May 1953 » about ffi^wofkers vlVe employed at the construction 
site* Three piers ancU£our arches will have to" be rebuilt fl So far, only half of the 
first arch has been '^HMSBted., 2 


3o Except for two demolished steel arches which" "have not yet been salvaged from the 
river s the eight damage# steel arches of the railroad bridge in Musk&u have been 
piled up on land* Soma of the structural unite of the kffidge - * are being repaired 

4o At a conference held Ih^iesa on 7 May 1953 between representatives of the Directorates 
General Motor Traffic and Roads, Railroads, and Shipping, Berlin, it was resolved that 
vehicular traffic on tfie railroad bridge over the Elbe River was to be discontinued by 
1 September 1953 at the latest, because the bridge was to be double- tracked 0 The 
Directorate General Motor Traffic and Roads was ordered have a temporary bridge for 
Highway No 169^-fponstructed at Riesa by the date mentioned A 

. - ..m-.Ybting : _work was still being done on the wester trepan of the^ railroad bridge over the 
Odef Hiver near Kuestrino Work was being done in two shifts, each of 30 to 40 men, ^ 


loading ramps have been built at the §ltteistaedt * and iaechterafeffi^Mlroad '"stations o 
The ramps will sarve .Soviet traffic TcT ahH^from the large troop training grounds north 
of Eisenach. ■ "W 3 . ,«««* 

A 3-km stretch -pf-lhe single-trad^H^ow-Glowe branch line hfe beehfWompletedo The 
branch line, which is already connected to the main line by a switch, is being built * 
by the Bau Union War 


On 16 May- source observed heavy construct ion Activity . on the railroad 
Prwn*l *11 _« ■*»''* . rs«- ,Z .*tw fcvwJtfMl -i *** 6 


e near 


A permanent transformer, jctation will be lit aBout 1 km west of Muehlenbeck instead of 
the mobile transformer station originally scheduled to be set up there. Construction 
work was started on 10 May e F or the time being, a mobile transformer station will be 
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aet lap near Karow The entire Kordring Berlin will be provided with automatic 
flection blocking devices in the course of 195A<> 

10c On 15 May,, the single-track rail bypass around Horka railroad station was put in 


operation 


10 
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I I Comment o This bridge over the Elbe River is on the zonal boundary c Its 

reconstruction therefore appears improbably for the foreseeable future « The 
structure is about 1*000 meters long and has 25 spans including a swing bridge 

section o 

| Commen t * *or last information on the slow progress of construction work 

on the railroad viaduct over the Neisse River near Goerlitz P | ~~l 25X1 


The reconstruction of this destroyed bri dge over the River 


was included in the 1953 railroad constructions program c 


I 25X1 

4* I ICommento The previous road bridge in ^iesa v/as destroyed « Vehicular traffi 
was therefore rerouted to the roadbed of the dismantled second track of the railr, 

bridge* o 

| I gormn e nto' This information refers to the double tracking of this bridge 
the Oder River Q Because of a shortage of construction materials t he scheduled 
completion date of the project had to be postponed several times* I I 


6o L I Cq anie nt^, It is believed that these ramps will serve entraining and 

detraining operations of Soviet troop units coming from or going to the 
Klndel troop training grounds© The two stations mentioned are on the Erfurt- 
Eisenach trunk line* 


[ 


]C^pient* Information on the construction of this br anch railroad line on 
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Euegen Island van transmitted previously o *’or last report $ 

1 


I I Comment This curve is probably built in con junction with the reconstruct! 
of the Terapliiv-Prenzlau single-track railroad line © | | c 25X1 


Comm en to Preparations for an electrification of the Kordring Berlin 


C aarow-Birkenwerd er ) for elevated train operations were reported previouslyo See 


io* r 


J Co mment * 
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